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MISSOURI 
DEPARTMENT OF 
NATURAL RESOURCES 


Fiscal Year 2024 


(Oct. 1, 2023 — Sept. 30, 2024) 


Clean Water State Revolving Fund 
Intended Use Plan And Project Priority List 


Adopted October 11, 2023 
Amended January 10, 2024 


Clean Water State Revolving Fund 
Estimated Sources and Uses of Funds 
Base/General Supplemental/Emerging Contaminants Combined 
FFY 2024 Intended Use Plan 


Estimated Sources as of December 31, 2022 


FFY 2020 CWSRF Base Capitalization Grant (federal portion only) 98,607 
FFY 2021 CWSRF Base Capitalization Grant (federal portion only) 2,537,637 
FFY 2022 CWSRF Base Capitalization Grant (federal portion only) 32,076,000 
FFY 2022 CWSRF General Supplemental Capitalization Grant (federal portion only) 49,339,000 
FFY 2022 CWSRF Emerging Contaminant Capitalization Grant (federal portion only) 2,592,000 
Anticipated FFY 2023 CWSRF Base Capitalization Grant (federal portion only) 20,795,000 
Anticipated FFY 2023 CWSRF General Supplemental Capitalization Grant (federal portion only) 57,783,000 
Anticipated FFY 2023 CWSRF Emerging Contaminant Capitalization Grant (federal portion only) 5,894,000 


Loan Repayment Fund Balance 512,700,273 


Estimated CWSRF Loan Repayment Fund Investment Interest (1/1/23 - 9/30/25) 11,611,970 
Reserve Release Repayments (1/1/23 - 9/30/25) 87,512,592 
Direct Loans - Principal and Interest Repayments (1/1/23 - 9/30/25) 8,148,156 
Pledged Loan Principal Repayments Net of Bond Payments Due (1/1/23 - 9/30/25) 202,763,527 
State Match - FFY 2022 Base Capitalization Grant 6,366,144 
State Match - FFY 2022 CWSRF General Supplemental Capitalization Grant 4,933,900 
Estimated State Match - FFY 2023 Base Capitalization Grant * 4,159,000 
Estimated State Match - FFY 2023 CWSRF General Supplemental Capitalization Grant * 5,778,300 
Estimated Revenue Bond Sale Proceeds ** 99,480,732 


Total Estimated Sources $ 1,114,569,838 
Estimated Uses 


Undisbursed Amounts Committed to Existing Projects 270,841,291 


Remaining Balance for Administrative Expenses from FFY 2020 CWSRF Base Capitalization Grant 98,607 
Remaining Balance for Administrative Expenses from FFY 2021 CWSRF Base Capitalization Grant 2,537,637 
Remaining Balance for Administrative Expenses from FFY 2022 CWSRF Base Capitalization Grant 2,920,896 
Estimated Administrative Expenses from FFY 2023 CWSRF Base Capitalization Grant 3,039,945 
Estimated Administrative Expenses from FFY 2023 CWSRF General Supplemental Capitalization Grant 288,915 


Estimated 2% Technical Assistance from FFY 2023 CWSRF Base Capitalization Grant 415,900 
Estimated 2% Technical Assistance from FFY 2023 CWSRF General Supplemental Capitalization Grant 1,155,660 


FFY 2020 Base Capitalization Grant Additional Subsidization-Required 1,669,689 
FFY 2020 Base Capitalization Grant Additional Subsidization-Optional Up to $4,450,560 
FFY 2021 Base Capitalization Grant Additional Subsidization-Required 4,404,700 
FFY 2021 Base Capitalization Grant Additional Subsidization-Optional Up to $13,022,304 
FFY 2022 Base Capitalization Grant Additional Subsidization-Required 6,415,200 
FFY 2022 Base Capitalization Grant Additional Subsidization-Optional Up to $6,415,200 
FFY 2022 General Supplemental Capitalization Grant Additional Subsidization-Required 24,176,110 
FFY 2022 Emerging Contaminant Capitalization Grant Additional Subsidization-Required 2,592,000 
FFY 2023 Base Capitalization Grant Additional Subsidization-Required (est) 4,159,000 
FFY 2023 Base Capitalization Grant Additional Subsidization-Optional (est) Up to $4,159,000 
FFY 2023 General Supplemental Capitalization Grant Additional Subsidization-Required (est) $ 28,313,670 
FFY 2023 Emerging Contaminant Capitalization Grant Additional Subsidization-Optional (est) 5,894,000 
Reduction of Amount for Planned Awards (14,581,324) 


Anticipated Additional Subsidization Available for FFY 2024 CWSRF IUP Projects 91,090,109 


Anticipated Direct Loan Closings between 1/1/23 and 9/30/23 312,564,000 
Anticipated Grants Awarded between 1/1/23 and 9/30/23 14,581,324 
Anticipated Loan Funds Available for FFY 2024 CWSRF IUP Projects 415,035,554 
Total Estimated Uses $ 1,114,569,838 


* A state match bond sale is expected to provide the $9,937,300 in state match needed. 
** A revenue bond sale is anticipated to fund projects on the fundable list. 
** See Appendix 4 for more information. 


Loan and Grant Commitments 1/1/23 through 9/30/23 
Boone County RSD - Rollingwood - Funded 07/18/2023 
Springfield - Funded 08/30/23 
St. Joseph - Funded 09/28/2023 
MSD-Fluidized Bed Incinerators - Funded 9/26/2023 
MSD-Phase VIII I/l - Funded 08/22/2023 


MSD-Bissell Point Fine Screen - Funded 08/22/2023 
Sunrise Beach - Funded 09/29/2023 
Moberly/Rte JJ - RIG Amendment 
EIERA - Energy Infrastructure Bank - Funded 08/01/2023 
Onsite Septic Program - Funded 09/25/2023 
Engineering Report Grants 

Total Commitments 1/1/23 through 9/30/23 
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List of Fiscal Year 2024 Applicants 


FFY 2021 Old | FFY 2022 & General 
Applicant Base 2023 Base | Supplemental 
Add Sub Add Sub Add Sub 
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FFY 2021 Old | FFY 2022 & General Emerging Financial 
Applicant Base 2023 Base | Supplemental | Contaminants | CWSRF Loan Assistance 
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FFY 2021 Old | FFY 2022 & General Emerging Financial 
Applicant Base 2023 Base | Supplemental | Contaminants | CWSRF Loan Assistance 
Add Sub Add Sub Add Sub Add Sub Request 
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$ 1,886,859 4,193,020 
$ 1,197,990 2,994,974 


$ 2,094,075 4,653,500 

10,000,000 13,000,000 

5,244,000 

| 1,595,003 
$ 1,000,880 2,502,199 
2,129,890 3,116,680 
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Allocation of Available Funds - Base, General Supplemental and Emerging Contaminant 


The inclusion of a project on the fundable list is not a guarantee of funding. Other factors, such as timely progress, compliance with program requirements, and funding availability, may impact project funding. 


Small and Non- 
Metropolitan Areas & Large Metropolitan 


Districts” Areas & Districts” 


Allocation of Available Loan Funds 166,014,222 | $ 


Transfers 24,473,201 | $ 


Total Funding Assistance Planned O) 
SS ee 


Total Loans on Fundable List ” 311,498,089 | $ 


| 
Balance Available after Loans Funded @ 


wn 


58,755,333 
311,498,089 


Small and Non- 
Metropolitan Areas & Large Metropolitan 
Districts” Areas & Districts” 
Allocation of Available Additional Subsidization Funds: 


Unallocated Additional Subsidization 
LS re 


Total Additional Subsidization on Fundable List 
—— t'_:s| MPHANN-NENnr-——~pn>™>->-TEESSeooSSS]][]Zq|_ 


Balance Available after Additional Subsidization Funded Geen 


(1) From the Project Lists on the subsequent pages. 

(2) Funding Assistance Planned = Allocation + Transfers. 

(3) Balances may be shifted to other categories to fund projects that are ready to proceed. 
(4) Service area population of less than 75,000. 

(5) Service area population of 75,000 or more. 

(6) Reserved for future grant offerings. 

(7) Committed use of funds not yet allocated. 
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CWSRE Fiscal Year 2024 Project Priority Lists 


Additional 
IUP Amount eae 
Loan Amount Subsidization 
Requested 
Amount 


Note: An explanation of the abbreviations and codes appears at the end of the project lists. 


Applicant Project # 


Carryover 
Priority Points 
Description/ 
Needs Category 
Service Area 
Population 
Est. Financing 
Schedule 
FY - Quarter 


E 311,498,089 79,655,838 2 

Coll, Impr, PS, TP, 
fe aed Lockwood - AG C295842-01 NBGES ILIA 1,114 | $ 2,993,150 1,197,260 1,795,890 | MO-0030473 
aes County RSD (Richardson | 595476-30 PS, FM; IVB $ 2,366,000 | $ 2,366,000 Multiple 24-4 


€295917-01 NPDES, Exp, TP; Il 2,667 | $ 2,743,649 | $ 2,743,649 MO-0102318 24-3 


Little Blue Valley Sewer District TP, PS, Det, Exp, 
(Middle Big Creek WWTF)*** C295439-04 NPDES: II, IIIB 56,656] $ 82,833,300 | $ 82,833,300 MO-0058629 


hc] as | Moberly (Sparks Ave) - AG C€295648-02 i PS EMEINGS 13,974] $ 703,420 | $ 281,368 422,052 MO-0095605 
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Mountain View - AG, WQIG 5 C€295896-01 s a Rehab 2,719 | $ 6,591,500 | $ 3,091,500 | $ 3,500,000 MO-0026310 24-4 


| C | 110 |Higginsville (Pump Station) C295878-02 PS, FM; IVB 4,797 | $ 2,686,425 | $ 2,686,425|$  - | Multiple 


fuga Se C295878-01 TP, NPDES; II 4,797 | $ 18,313,575 | $ 14,813,575 | $ 3,500,000 | MO-0023108 
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cfs Rosebud - AG C295083-01 NPDES: II, IIIA $ 2,994,974 | $ 1,197,990 | $ 1,796,984 MO-0091375 
Boone County RSD (Highfield MO-0053376 
ee. WQIG 6 C295375-29 Int; IVB 290 | $ 268,280 | $ 107,312 | $ 160,968 MO-0097837 24-3 


| Urbana - AG C295834-01 TP, Impr, I/I; II, IIIA 2,502,199 1,000,880 1,501,319 | MO-0095176 
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Description/ 
eeds Category 


Applicant Project # 


Ey Iberia - AG, WQIG 2 


Jefferson City (Basin 10) 
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Applicant Project # 
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$ 2,255,820 | $ 1,015,119 | $ 1,240,701 MO-0093785 24-2 
3,100 | $ 4,193,020 | $ 1,886,859 | $ 2,306,161 MO-0136719 24-4 
$ 4,209,983 | $ 1,894,492 | $ 2,315,491 MO-0094943 25-4 


| ms 2,224,890 | $ 1,607,740 | $ 617,150 MO-0042013 
| mss 1,472,628 | $ 662,683 | $ 809,945 MO-0039691 


MO-0026646 
1,827 | $ 1,595,003 | $ 717,751 | $ 877,252 MO-0054569 
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3,000,000 MO-0041173 


Est. Financing 


Schedule 
FY - Quarter 


Carryover 
Priority Points 
Description/ 
Needs Category 
Service Area 
Population 
Est. Financing 
Schedule 
FY - Quarter 


IUP Amount Additional 
Applicant Project # Loan Amount Subsidization 
Requested 
Amount 


Coll, Impr, I/I, 
75 |Palmyra-WQIG 5 €295913-01 Rehab, TP NPDES; 3,613 | $ 7,689,140 6,689,140 | $ 1,000,000 MO-0099457 
ee. i IIIA, IIB 


Boone County Commission 
| | 70 | ane ee 29520003 | 03 Coll, FM; IVA fs 381,793 | 793 171,807 | $ 209,986 
Coll, Tepe NPDES, 
7° Pe cane Pubhe Wares C295934-01 FM, NPDES, PS, TP 3741 $ 1,823,075 | $ 820,384 | $ 1,002,691 Multiple 
Supply District No. 1 - AG et 


Small and Non-Metropolitan Areas and Districts Total] $ 382,387,127 | $ 311,498,089 | $ 70,889,038 | 


Large Metropolitan Areas and Districts (Service area population of 75,000 or more people) $ 100,037,465 | $ 7,361,200 a 
Kansas City (Todd Creek)***  |C295840-02 TP, Impr, NPDES; II 9,091 | $ 80,000,000 | $ 80,000,000 MO-0024961 
eeoemececwe eee nee eens econ emnaole recon tanae ihre] 
| | 145 |MSD (Phase IXI/I)-WQIG5 — |C295023-44 1/1; HA 1,275,000 6,000,000 5,000,000 1,000,000 Multiple | 24-2 | 


| sas | aed (Storewater)<8Gr | oosasa-p3 NPS; VIA, VIB 169,176 | $ 13,000,000 10,000,000 | $ 3,000,000 | MO-0126322 — 
| | 95 | Metropolitan Golf Foundation |C295932-01 a DeeNhS Ve fs 5.037.465 | 5,037,465 5,037,465 ie | MO-R040005 
| | 70 | oe Hill Landfill) - | ¢95887-01 Coll, Impr; II, Other | 1,275,000] $ 3,361,200 _ 3,361,200 | MO-0025178 = 


Large Metropolitan Areas and Districts Total 107,398,665 100,037,465 7,361,200 i 


Combined Sewer Overflow — (an er is 
2 a a a a aT See 


Department Initiatives (includes Regionalization Incentive Grants) 3, |s 3,500,000 | 000 | $ 4,073,071 Me 
Missouri Agriculture & Small 
N/A {Business Development - C€295212-11 NPS; VIIB N/A] $ 500,000 | $ 500,000 
Department Initiative 
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Est. Financing 
Schedule 
FY - Quarter 


Description/ 
Needs Category 
Service Area 
Population 


IUP Amount Additional 
Applicant Project # Loan Amount Subsidization 
Requested 
Amount 


oe Infrastructure | ¢-995937-02 NP; Other $ 3,000,000 3,000,000 ie | 
ie eee C295854-02 Coll, Exp; IVA 13,974 | $ 62,500 $ 62,500 =— 
(Facility Plan) 


Department Initiatives Total 3,562,500 | $ 3,500,000 | $ 62,500 


Total Fundable List Projects] $ 493,348,292 | $ 415,035,554 |$ 78,312,738| | |$| | 


[Te] eanvover | 
Priority Points 


a a GC GO 


Contingency List (Small and Non-Metropolitan Areas and Districts, Large Metropolitan Areas and Districts, and 
Combined Sewer Overflow) 
Debt instrument not yet secured/submitted 


Coll, I, NPDES, 
105 |Ellington €295919-01 Rehab, TP; II, IIA, 790 | $ 5,227,240 MO-0022896 
IIB 
Coll, Impr, I/I, 
II, IA 
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Priority Points 
Description/ 
Needs Category 
Service Area 
Population 
Est. Financing 
Schedule 
FY - Quarter 


MO-0050610 


Coll, I/I, PS, NPDES, 
100 |Mansfield €295902-01 Impr, Rehab; II, 1,255] $ 3,670,700 I 
IIB 
TP, Impr, PS, Rehab, 
€295910-01 NPDES: II, IIIB 3,045 | $ 7,191,000 MO-0098094 
3 i 


IUP Amount Additional 
Applicant Project # Loan Amount Subsidization 
Requested 
Amount 


MO-0128091 


MO-0106844 


| 95  |Highlandville €295927-01 Impr, NPDES, TP; II $ 1160000] | 
Coll, Det, Exp, Impr, 
Ashland 295930-01 1/1, NPDES, PS, 907| $ 18,329,339 
Rehab, TP; II, IIIA 
MO-0047341 


MO-0025178 


Coll, Impr, I/I, 
} 85. [Patt city €295905-01 Impr, NPDES, TP; II 4,901 | $ 17,227,036 
Coll, Exp, FM, Impr, 
MSD (Fluidized Bed 
Ea eee C295875-02 TP, NPDES, Impr; II 1,275,000 | $ 649,000,000 MO-0025151 


Total Contingency Projects] $ 742,069,119 re 
Contingency List (Department Initiatives, includes Regionalization Incentive Grants) 
Facility Plan submitted but service agreement not yet secured 
Belton - RIG Coll, Int, NPDES; 
fe EMS | @esign/Construction) ore: IVA, IVB ‘ eee SS sence 
frig | Aye Mar dills - HIG C295853-02 Coll, Exp; IVA 1,492 | $ 1,646,720 Mo-0051551 | 25-1 
(Design/Construction) 


Total Department Initiatives Contingency Projects| $ 3,792,728 


_———SS__SSSSSSSSSSSe eee ee Eee 
Total Contingency List Projects] $_745,861847|$ > [8 = | 


cI 
® 
> 
) 
> 
= 
© 
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Applicant Project # 


Carryover 
Priority Points 
Description/ 
Needs Category 
Service Area 
Population 
Est. Financing 
Schedule 
FY - Quarter 


Additional 
IUP Amount selves 
Loan Amount Subsidization 
Requested 
Amount 


Tc | 70 [Troy (Biosolides Upgrade) €295822-02 Impr, NPDES, TP; II 10,540| $ 5244000; | «| mo-0131296 | 


Total Balance Remainingafter ProjectsFunded| | $i $12,777,371 | 
Grant Type Description Reference List Needs or __ 
Affordability Grant Carried over from the last Intended Use Plan 
Water Quality Incentive Grants 
1 = flood mitigation Combined Sewer Overflow IIA 
3 = streambank stabilization , 
worg = green infrastructure Exp Expansion 
6 = sewer extension to eliminate permitted facility 
7 = sewer extension to eliminate onsite facilities Impr Improvements 
9 = stormwater 
I/I Inflow/Infiltration VIID 
RIG Regionalization Grant NPDES National Pollution Discharge Elimination System 
TAG Technical Assistance Grant NPS Non Point Source PY 
IMPG Integrated Management Plan Grant Rehab Rehabilitation PO 
OWTSG Onsite Wastewater Treatment System Grant TP Treatment Plant PO 


* Applicant has a maximum debt obligation that the loan amount cannot exceed. 


** Ineligible project costs deducted off total project costs. 


***Projects identified as Equivalency Projects will be designated as a Federal Funding Accountability and Transparency Act project. Equivalency Projects will be subject to all primary federal SRF requirements, including those 
federal requirements known as “cross-cutting” requirements. If projects marked as Equivalency Projects are not funded as intended then another project will be deemed as an Equivalency Project. 


Notes: 

Final eligible costs will be determined based on submittals as the project progresses toward loan closing. 

Financing schedule shown is for planning purposes only. Final scheduling will be determined as documents are submitted and approvals obtained. 

Carryover projects from the FFY 2023 list must reapply by March 1, 2024 to be considered for the FFY 2025 list. 

Priority points for RIG projects include two numbers separated by a hyphen. The first number is the RIG category, and the second number is the priority point score calculated through the RIG procedure available at 
https://dnr.mo.gov/document-search/clean-water-state-revolving-fund-regionalization-incentive-grant-guidance 
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